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ACTION SSM-05 

INFO OCT-01 NEA-10 ISO-OO OC-05 CCO-OO SS-15 10-11 INR-07 

L-03 SAB-01 AID-05 ACDA-10 NSC-05 CIAE-00 DODE-OO 

NSAE-00 NSCE-00 SSO-OO USIE-00 INRE-00 /078 W 

116328 

OR 09083 1Z FEB 76 
FM AMEMBASSY TEL AVIV 
TO SECSTATE WASHDC IMMEDIATE 84 
INFO AMEMBASSY CAIRO 

UNCLAS TEL AVIV 0946 

STATE FOR SSM FOR KONTOS 
CAIRO PASS TO GETTIER 

E.O. 11652: N/A 
TAGS: PFOR, IS 

SUBJECT: SINAI FIELD MISSION STATUS REPORT AS OF COB 7 FEB 

1. RCM-SFM 5-09 

A. FACILITIES: THE FLOOR FOR BARRACKS #4 IS COMPLETE AND ABOUT 

50 PERCENT OF THE WALLS AND ROOF HAVE BEEN COMPLETED. TEMPORARY 
WATCH STATION BLDG. AT MITLA EAST IS COMPLETE. LAUNDRY BLDG. AT 
THIS WRITING IS ABOUT 20 PERCENT COMPLETE. CONTRACTORS ARE PRE- 
PARING TO INSTALL WATER HEATERS AND SHOWERS IN BARRACKS #3. THIS 
SHOULD SIGNIFICANTLY IMPROVE THE GENERAL MORALE. FINAL GRADING TO 
CONTRACTORS OFFICE IS COMPLETE. SITE PREPARATION IS UNDER WAY FOR 
THE COMM/OPS BLDG. CONTRACTORS ARE PROCEEDING WITH WIRING, 
INSTALLATION AND POSITIONING OF THE USG BLDG. AND DIRECTORS 
QUARTERS. FOR MESS HALL. INSTALLATION OF KITCHEN EQUIPMENT 
IS UNDERWAY AND AN INDOOR DINING AREA HAS BEEN ESTABLISHED 
AND FURNISHED. 

B. COMMUNICATIONS: RESPONSIBILITY FOR COMMUNICATIONS 
AND COMMUNICATIONS WATCH HAS BEEN TRANSFERRED TO USG 
COMMUNICATOR DETACHMENT AT SITE. 

C. WATCH STATION: SEE A ABOVE. 

D. SURVEILLANCE SYSTEMS: NEGATIVE 
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E. FISCAL MATTERS: NEGATIVE 
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F. PERSONNEL: ZACHRY - 57; E-SYSTEMS -11; USG - 15; 

TOTAL - 83. 

G. MISCELLANEOUS: FLIES AND SANITATION CONTINUE TO BE A 

MAJOR PROBLEM AND WITH THE LARGE INFLUX OF ADDITIONAL PERSONNEL 
EXPECTED THE SITUATION WILL ONLY AMPLIFY UNTIL CORRECTIVE MEASURES 
ARE EFFECTED. SFM LIAISON OFFICE TEL AVIV DRAFTED LETTER TO IDF 
PREVENTATIVE MEDICINE UNITS ADDRESSING QUESTIONS ON SANITATION. 
EXPECT MEETING WITH PMU IDF CONTRACTOR PARA-MEDS AND 
SCHILL TUES FEB 10. CORRECTIVE MEASURES WILL BE INSTITUTED 
FOLLOWING THAT MEETING. OUR PROJECTED REQUIREMENTS FOR 
LIAISON OFFICERS FOR NEXT WEEK IS EXPECTED TO SEVERELY STRAIN THE 
CAPACITY OF THE LIAISON UNIT PROVIDING THIS SERVICE. HOWEVEMBN CAPT. 
DORREY ASSURES US THAT LO WILL BE AVAILABLE TO CARRY OUT ALL 
NECESSARY ACTIVITIES. 

DUNNIGAN 
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Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, WARNING SYSTEMS, TRACKING STATIONS, PROGRESS REPORTS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 09 FEB 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976TELAV00946 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760048-0517 
From: TEL AVIV 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760266/aaaacggg.tel 

Line Count: 76 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SSM 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 03 SEP 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <03 SEP 2004 by meiwc>; APPROVED <09 SEP 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
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